Declassified in Part - Sanitized Copy Approved for Release 2012/02/22 : CIA-RDP78-03424A001 2001 10011-6 

^uimudeNTIAL 


DCS 

oKia COMP r-i 

ORIG CLASS ^ s^.v 

JUST 


Jun« !5, 1960 


Q CaatTAct: 046-125I9-6 


D»*r Sir: 


hraby that the total autaorlsod^^ootta^oC tha 

ralaravca4 cootract ha ins.r«aa^ rapratattU a 

portion of tha cotta incurred ovar a period from Octobar 20, 1959, to 
Fabroary 29, 1960. (8ae detailt below and on tha attached ebaat. ) 


Tha foUowinf chrooalogy oi effortt, tubraittad to eubatantiata thia 
raquiramant for additional funda, bagiaa with tha_*ajak of Octobar 20, 

1959, inaamuch aa it waa during thia weak that ^paraonnol wont 

■to I I to dlacuaa conatructlon of tha unita with tha davalopar 

allor it had bacame apparent that tha drawlnga we ware uaing ware by 
•o naaana final and that the unita w^ich wa wara conatructing ccaitainad 
inharant machanical daaign deficienciaa. 


1. On our vialt to the dev#>lopar'a plant wa diacorared that I 
waa not in poaaaiaion ot tha final production printa. ha f 
there were aorne 30 drawlnga on which chauigea had bean 
made, approximately 19 of which nrare major changha. 


2. Afkar our paraonncl raturnad frona. all parta worn 

brought ap to date in accordance writh tha new print choai|gia. 
Howavar, unite conatructad to thaaa npw printa atiU did pOt 
yield a workable product. 


3. Conaidarable effort waa than apont checking tha complata 
art of priata for tolerancaa, flniahae, fit, ate. Chnngaa 
wara made at thia time in approximately 40 printa. WhdfO 
nacaaaary, tha componanta ware ramada or raworkod. 


national dMir.oa af the ’ 


tui mteriel contains infonn 

vlthin tm in«ar.;n3 cU:-: J pwisn is pfJWbliid ^ 

CONFIDENm 
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CONFIDENTIAL 


Tk« flrtt unit con«truct«d in nccord«nc« with tK« j phM| 

printi w«a found to b« workoblo and waa iixorporato4 it h 
ftold unit which waa aubmitted to tho cuatomor for toatiag in 
Fobruary 1960. Changca were atill made aitor tida period, 
notably in the trigger and atdp diak aaaenhbly. 


25X1 


Ibo final unite were conatructed and delivered in IdiVCh 
April of 1960. 


takea the poaiticm that, iaaamuch aa the dovolopor 
iadicatod that we had final printa on October 20, 1939, a food poVtlda 
Wtko time apoat between that date and February 29, 1960 (carrootlag 
eo^callad **11001 printa*') aboold be reimburaod by tho Ooeorttadvl* 


25X1 


*^T*t^** "A** ad tho attached aheot givea a coat broakdowa, bf IkiMr 
oatotiMT* 0^ ^bo total diract labor chargee Ineurrod bo tw aa a Oct ober 
2f, 1939, aad February 29, 1960. Columii '*B" of tbo eamo ropart 
gieao tbot portloa of tko total chargoo wbleb wo fool Jna tifi o d ia rotwor* 

lac* 


Toa will aoto that wo are roqueating oaly $300 for matorial, aepa Iboag b 
tko tolol aaaOorial coat for tko porlod under diocuaeion woe nyfaroidaiktt 
la afiditioa, we are reqaoatlag naithor pradtt aor »oiaiibataa » 
moiO Uk t tka travel tlma of tha laatrumont Makar froi n aar| ~|’ 

[ who epoat a conaldarabla amaant of tlmo in tho | 

I working oa tho coatract. 


25X1 

25X1X1 

25X1 


Wa eralcaaaa tba apportcmlty to diaeaaa thia propoeal with yoar raqp* 

roooatatiTaa. 


Very traljr yaure. 


25X1 


Coatract Admiatatrafeae 
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